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Bg Week 


mjiesmjsssas. 


m2. 


Bequlgitioina 

Balance pending end of previous veek 
Beceived doritig veek 


254 

174 


CoBopleted daring veek 
Balance pending end of veek 


1 ' 

25 


Parchase Orders 

Backlog of 

Porckase Orders 
CorrespoMence 
Invitations to Bid 
Bills of Lading 
fote^. 


144 


15 * 
0 
0 

15 


A*. Without Aetl(pT^ 

Held less than 15 days 
■eld Btore than 15 days 
Total 


EKuvLUD ue rKJWjJKr KHlUISITICHfS* 


150 

-fi 

150 


B. With Action 

IPtfoymatton frcm Becruisitloning 
leld lees than 30 days 
Beld more than 30 days 
Total 

Itending BecelP t or Ooening of uiaa 
Beld less than 30 days 
leld more than 30 days 
Total 

lin(^ng glpayance froa gpo and/or nsa 
■eld less than 30 days 
leld more than 30 days 
Total 

ggayng COBPletion of Ser vice and/or Billing 
leld less than 30 days 
Held more than 30 days 
Total 

Total Vlth Aetlon 

C. Total Pend ing Beauisitionfi 

D. ^ Total lours of Overtime during the past veek : 


7 

0 

7 

47 

O 

47 


3 

3 


49 

0 

106 

256 

lone 


$44,350.21 


B24,300.00 

r- “0“ 

$24,300.00 


1,370.00 

•0“ 

1,370.00 


18.750.00 

15.750.00 


2 , 220.00 

- 0 - 

2 , 220.00 


535.00 

- 0 - 

535.00 

$22,875.00 

$47,175.00 


♦Details for each Purchasing Agent are in Purchase Sectio 
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^SECRET ' 


Contracts, Amendinents, executed diiring period of Security information 
25X1 A1 a 20 August 1953 through 26 Augast 19$3 



Status of Contract Actions Pending for Contract Section 
As of 26 August 19^3 


A* No Action 1 


B. 

Pending receipt of more information, clearances, etc. 

Hi. 


c. 

Pending bid evening and Award 

h 


D. 

Negotiations Underway 

10 

35 

E. 

Pending drafting of contractual documents 

6 

F. 

No further action required by procurenent officer 




1. Pending typing and mailing to Contractor 

17 



2. Pending signature of Contractor 

. 1$ 



3. Pending final clearance and signature of Contracting Officer 

6 

38 



7J 


Note^: 2 actual requisitions and 28 memos and letters were received during the week which will require contract cr 
other action by the Contract Procurement Officers. Since in many cases two or more of these documents will be con 
solidated into one action, these figures do not mean that 30 separate actions will be required. The figures above 


of* contract action reque 
cancellations and transfe 




The consolidations. 


b! 




